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LIMITED OFFICIAL USE CANBERRA 6771 

DEPT EOR A/SY/OPS AND A/SY/OPS/T; HONG KONG FOR RSS AND 
MELBOURNE EOR PSO, PROM SCHEELE 

E.O. 11652: N/A 
TAGS: ASEC 

SUBJECT: MELBOURNE VEHICLE ARMORING PROJECT 

1. PROJECT PROGRESSING WELL AND FIRST PHASE TO BE COMPLETED 
BY 9/30/77. SECOND PHASE COMPLETION ESTIMATED 10/5/77. 

2. DISTORTION IN FRONT WINDSHIELD AREA OP GREAT CONCERN 
TO ALL INVOLVED. THIS PROBLEM FULLY EXPLAINED PRIOR TO 
INSTALLATION AND WAS FURTHER EXPLAINED THAT THE 
INSTALLATION ATTEMPT WAS TO EVALUATE DISTORTION VERSUS 
SAPE OPERATING CONDITIONS. IF FINAL DECISION IS TO DELETE 
WINDSHIELD MODIFICATION, ONLY ALTERNATIVE SOLUTION IS TO 
PROCURE CUSTOM TRANSPARENCY FOR THIS AREA. 

3. OTHER THAN ABOVE PROBLEM, APPEARANCE OF VEHICLES HIGHLY 
ACCEPTABLE. 

4. ETD FROM MELBOURNE TO LOS ANGELES APPROXIMATELY 

6 OCTOBER FOR RE-INSPECTION OP VEHICLES UNDER CONTRACT. 

WILL ADVISE A/SY OF DATE AND FLIGHT DATA WHEN FIRM. ALSTON 
LIMITED OFFICIAL USE 

LIMITED OFFICIAL USE 

PAGE 02 CANBER 06771 290300Z 


LIMITED OFFICIAL USE 


Margaret P. Grafeid Deciassified/Reieased US Department of State EO Systematic Review 22 May 2009 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 

NNN 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 29-Sep-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 22 May 2009 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977CANBER06771 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D770354-1136 

Format: TEL 
From: CANBERRA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t1977099/aaaaahkx.tel 

Line Count: 55 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 
Message ID: b7314a4b-c288-dd1 1-92da-001cc4696bcc 
Office: ACTION SY 

Original Classification: LIMITED OFFICIAL USE 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: LIMITED OFFICIAL USE 
Previous Handling Restrictions: n/a 
Reference: n/a 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 13-Apr-2005 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 1361125 
Secure: OPEN 
Status: NATIVE 

Subject: MELBOURNE VEHICLE ARMORING PROJECT 
TAGS: ASEC 
To: STATE 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/b7314a4b-c288-dd11-92da-001cc4696bcc 
Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
22 May 2009 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



